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BILL NO. S-85-05- 07 
g pan xs 7 
SPECIAL ORDINANCE NO. S- 7-4 S 
AN ORDINANCE approving Change Order 
No. 1 - Res. #408-85, Phase III, 
Southwest Interceptor, with Fleming 
Excavating, Inc., in connection with 
the Board of Public Works and Safety. 
NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 
SECTION 1. That Change Order No. 1 - Res. #408-85, 
Phase III, Southwest Interceptor, with Fleming Excavating, Inc., 
in connection with the Board of Public Works and Safety, for: 
This Change Order is necessary because 
of relocation of force main alignment 
to avoid special backfill requirements 
of the Allen County Highway Department; 
involving a net increase of Six Thousand Two Hundred Thirty-Seven 
and No/100 Dollars ($6,237.00), all as more particularly set forth 
in the specifications, and which is on file with the Office of 
the Board of Public Works and Safety, and is by reference incor- 
porated herein, made a part hereof and is hereby in all things 
ratified, confirmed and approved. 
SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 






r x A 


Councilmember 


\AS TO FORM 






City Attorney 


ES Read the first time in'full' and on motion pv Maen _ 7 
seconded by [Ha , and duly ite les the cond time 


by title and referred to the Committee LL’ 
Plan Commission for recommendation) and PubYic/Hearing: to be he 


due legal notice, at the Council 










Fort Wayne 





Indiana, on ne _day of 
rire r M.E.S 
a: iS a Ls 


Read the cone [time in full and on motion by Sen tg = > 
seconded by (ALAD , and duly adopted, p ed on its 
(9SH by the following vote: 


passage. PASSED 
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DATE: 5 AS AS A ae, £. a 
SANDRA E. KENNEDY, CITY CLE! 


Passed and adopted by the Common Council of the City of Fort 





Wayne, Indiana, as 
(SPECIAL) (ZONING MAP) ORDINANCE (RESOLUTION) aro a. ; 
on the ee & day of AEF Pie Be aoe 7 





ATTEST:) / 
SANDRA E. KENNEDY, CITY CLERK 


Presented by me to the Mayor of the CIEV OE ort Wayne, Indiana, 


on the D ZAA day of PP ac 7 E9 ti r 
at the hour of aE EE o'clock 2 MoB S T: 


SANDRA E. KENNED 


Approved and signed by me this ARIE day of : Ter re 
19 eg , at the hour of 38° o'clock ye? SM. ,E. Sit. 
a: 
WIN MOSES, JR., MAYOR 


$ < os 
n 2S- 8-46 
CHANGE ORDER’ 


Change Order Wo Sit ee Resototies No._ 408-85 





Project No. aca le te a Board Order No. 
Name of Project: SOUTHWEST INTERCEPTOR Phase IIJ Date: 04/19/85 
To: Fleming Excavating, Inc. 

(Contractor) 
Gentlemen: 


You are hereby requested to comply with the following changes from the contract plans and 
specifications: 











Description of Change 


le O E | |_| Change in Contract Price 
Xo. 
Decrease | Increase | 





Relocate pipe aliqnment to avoid ae a 
$6,237.00 $6,237.00 


excess granular backfill 









Total Decrease aS 


hee a 6,237.00 
a esos ie 


The sum of $__6,237 00 is hereby (added to) (HXKXXXAAXZXXŤ) the total contract price 


and the final contract price shall be adjusted as follows: 


Total Increase 


Net @eereszse) (Increase) Contract Price 


Original Contract Price 133.849 .25 
Current Contract Price Adjusted by Previous Change Order $e 


New Contract Price including this Change Order : 140,086.25 


The time provided for completion in the contract for this project is (unchanged) (inerezsed) 










kdaaxaasad) by _-0- calendar days due to this Change Order. The date for completion 
of all work shallpke September 16, 1985 . Furthermore, this document shall become an 
amendment to the ract and all provisions qof the contract shall apply hereto. 
Recommended by: = . Engineer Date 4/19/85 

. re A So 
Accepted by: Az ess, ae lk PAE E ee y Sa Contractor Date oe Bs 


Approved by: 


a aa ; E City Engineer Date Fy LIAIS 
$ : : 
Approved by: et KA Wy — Omer Date S —/~ Pe 
O i 


i 


> 
rn AN aA Laa 





Attested ty pee h 


Change Order No. 


i 


Resolution No. -85 


Board Order No. 


REQUEST AND JUSTIFICATION FOR CHANGE 


Necessity for change: Relocation of force main alignment to avoid special- 


backfill requirements of the Allen County Highway Department. All in accordance 


with agreement letter from Fleming Excavating, Inc. dated February 06, 1985, 





to Board of Public Works and Safety. 











Affect on operation and maintenance cost of this project: 


No change 

















EC Piscabl:: 


4 ` bs x OFT MUNII. MWI à 


TITLE OF ORDINANCE Change Order #1, Res, #408-85,— 
: Fleming Excavating, Inc. : = _~, 
DEPARTMENT REQUESTING ORDINANCE Board of Public Works & Saf LS OS oZ 


SYNOPSIS OF ORDINANCE Change Order #1, Res. #408-85, Ph. III, Southwest Interceptor, 
is necessary because of Relocation of force main alignment to avoid speci 
backfill requirements of the Allen County Highway Department. Fleming Excavatin 


Inc: isthe Contractor. 








a a nn nn ceed taI ny yn 


EFFECT OF PASSAGE Relocate pine alignment to avoid excess granular backfill. 


I 


EFFECT OF NON-PASSAGE 








MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) Increase of $6,237.00 





ASSIGNED TO COMMITTEE 








REPORT OF THE COMMITTEE ON CLTY UTILITIES 


WE, YOUR COMMITTEE ON © CITY UTILITIES - TO. WHOM WAS 


REFERRED AN (ORDINANCE)  (REGOUOXKRGR) approving Change Order 


No asl. — Res: 44087957 Phase LLL; Southwest Interceptor, with Flemin 


Excavating, Inc., in connection with the Board of Public Works and 


Safety g 


APARETA e a u a ne a 


‘ : = - ; > 2 É 








HAVE HAD SAID (ORDINANCE) ( RESOBEEKON) oo CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


" (REBOXYDDOM) 





g r 


YES 







THOMAS C. HENRY 
CHAIRMAN . 


LM ae , ANET G. BRADBURY ` P, 
: - ECE CRAIE a. a a 


AS a vonaee J. SCHMIDT | Sg H : 

; note. Bes e Nes a 

ane oS Ze CHARLES B. REDD _- : | | 
Gee es Eee 


CONCURRED IN S 2Y-sS~ 3 SANDRA E. KENNEDY 
Se E N CITY CLERK 


JAMES S. STIER. 








